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MMMAGA FOR 1 Direetor of Ceatral Intelligence ; 
soBsEcY i Gavellite Aeconnsiseance Activities 





i. This mescramicn ie for inforestion. _ 

2. Ia accordance with the request of the DCI, the 
is the greseat launch sehedule for eatellite resonnnisssnee activities 
fey which the Agency oxi the United States dir 7uree are resyonsible. 
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on 30 August 1961, wild 
Be eageble cf resolving edjests of a sise af 8-12 fect. 


¢ Prine is & camera which bas been osed in the past thet cas 
reeclvs an abjest of the size af 20-30 feat. 


A + ASH mission is primarily for enpping/gecietic purposes 
and cen resolve chjects of tue size of appresimstely 400 feet. 


Declassified and Released by the NR G 
In Accordance with E. O. 12958 








Ne MIGAL te a new follow-on progrea vbich will provide ¢ Triple 
re ee —— 
i2 feet. 


2. There are caly eight TNOA/IGKHA vebicles available to ths 
CORCEA and ASIGH progrens for the reusisder cf 1961. #ix are scheduled 
for CORA ami tvo for ANGCH lagnebee, Gs ipticated above. There sre 
four CORCGHA Triple Brine ent four cGAOBA Prine camera ayeteus ayeilable 
ia the CORGEA program for the rewsinder of 1351. Sisce the scneduls 
ealls for six CORONA launches for the remainder of 1941, twe CORCHA 
Prine systens ere availabie for cperationsi exployueat as heci-ugse ar 
in the event thet COMR/UBIB should decige later te recommad to replace 
A configurations, in the schedule acted ahove, with COREA Prine conficg~ 
arations. A recent COM positice, however, tie-a-vis CCACGHA amd AACE 
conccrred in the present ectetule of launches eated above. This 
position is contained in COMO Misates, dated § August 1941. 


3. In the event teat / SASSnIræs to recomend te substi- 
tute ANGCH wits CORGHA Prise configurations ané to maintain launch dates 
note’ above, a decizion is required @ afsimum of £3 days in advance of « 
scheduled launch dete iz order to permit the Sstellite iyuteus Civision 
ard contrecters tc shift and integrate the sev paylosd and related ays- 
teas into the pre-lauses scunt-dewn systeas check sequence. The asia 
factars ccatrolling the nusber and frequency of CONCHA launches during 
the remniacer cf 1541 ere the availability of the TEOR/AGENAS an well a 
the extended sount-dews systees check. THOAS end AUERAG, particularly 
the latter, sre lizited in supply aud are Being employed in the CORCEA 
and ANGOH programe es repidiy ae thay are abide Svallabie for cpyerationsi 
use 


&. As tae DCI is avere, tie above program is c@lied overtiy 
the SISSOVEREE Geries (THOR fe the first stage and AOEKA is the second 
stage with classified COAGHA © Prine, ¢ Triple Prime, MMAL configcura- 
tions or AACE camera pactages enclegec in the ACRIA.}) inowledge of 
ee ————— 
at tnis tine. 
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RICRARD H. SISZSLL, JB. 
Seguty Sirwetor (Fiaas) 
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